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PAGE 01 AMMAN 03655 231443Z 
ACTION AID-31 

INFO OCT-01 ISO-OO NEA-10 ( ISO ) W 

034335 231751Z/14 

P 231215Z APR 78 

FM AMEMBASSY AMMAN 

TO SECSTATE WASHDC PRIORITY 5846 

UNCLAS AMMAN 3655 

E.O.l 1652: N/A 

SUBJECT: LOAN 278-K-017-ROADS IMPROVEMENT 


Message Text 


1 . BECAUSE OF IMPLEMENTATION DIFFICULTIES ON THE DESERT 
HIGHWAY SUBPROJECT AND A FASTER THAN ANTICIPATED GROWTH OF 
TRAFFIC ON THE MAFRAQ-H5 SUBPROJECT THE GOJ HAS REQUESTED THAT 
THE SCOPE OF WORK FOR THESE TWO SUBPROJECTS BE CHANGED AS FOLLOWS: 


A. DESERT HIGHWAY: REDUCE THE LENGTH OF RESURFACING FROM 
105 KM TO 80 KM AND DELETE REIMBURSEMENT UNIT 1 IN THE AMOUNT 
OF JD 86,000. 

B. MAFRQ-H5: INCREASE SCOPE OF WORK TO INCLUDE ASPHALTIC 
CONCRETE RESURFACING OF 26 KM OF ROADWAY ON ROUTE 30 FROM KM 
73 TO KM 99. THIS INCREASE BRINGS THE TOTAL ESTIMATED COST 

TO JD 234,000 OF WHICH JD 169,000 WILL BE REIMBURSED FROM THE LOAN. 
REIMBURSEMENT WOULD INCLUDE THE JD 83,000 FOR THE ORIGINAL 
MAFRAQ-H5 SUBPROJECT AND JD 86,000 DELETED FROM THE DESERT 
HIGHWAY SUBPROJECT. 


2. USAID CONCURS WITH GOJ REQUEST AND PROPOSES TO ISSUE 
IMPLEMENTATION LETTER NO. 3 REVISING IMPLEMENTATION LETTER NO. 1, 
ATTACHMENT B AND C TO REFLECT THESE CHANGES. THE DRAFT IMP- 
LEMENTATION 

LETTER HAS BEEN CLEARED BY LUSTIG AND SHEA. ADVISE CONCURRENCE 
AFTER WHICH WE WILL ISSUE IMPLEMENTATION LETTER NO. 3 AND FORWARD 
A RECORD COPY WITH BACK UP MATERIAL TO AID/W. 
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